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Enclosed are original end fou^n^conies of Proposed. 

,-cclli ication No. 11 to Contract covering Contractor's 25X1 A 

proposal for the change in trench covers in the Radio Room and 
for omission of pipe wheel guards. 


will note that the has heen 

deducted from the Contractor's total. Since state taxes are 
iiot applicable to United States Government construction projects^ 
please notify the Contractor to omit same on any further proposals. 


25X1 A 



Proposed Modification No. 13 
(Orig. & 4 copies) 
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